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COMBED 


3 March 1967 


MEMORANDUM FOR: Director, Office of Special Projects 


SUBJECT: CORONA Weekly Report, 27 February - 
3 March 1967 


Webb returned to Headquarters from AP on 28 February. 


The ITE udget data has been charted and is on v’ 
display in the Control Room. 


The J-3 Data Meeting will convene at 0900 on 14 March, in q” A 
Room 6E60. The following names have been submitted to attend: 


Other organizations to be represented are: 


Declassified and rici.ased oy ne NRO a 


in Accordance NO y 9. d a6 









= oe.  ~. 
7 





SUBJECT: CORONA Weekly Report Page 2 


Forecast Activities: 


Webb scheduled to conduct a J-1 Instrument Buyoff at ITEK, 
Boston on 9 or 10 March, 


Webb scheduled to conduct Acceptance Inspection of SRV's 


805/806 at GE, Philadelphia on 28 March. 
ae 
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VERNARD H, WEBB 
SA/C/OSP 





